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BILL NO. S-83-11-/^ 


SPECIAL ORDINANCE NO. 


S - ^3 


AN ORDINANCE approving Change Order 
#1, Res. #5976-83 - Hanna-Creighton 
VIII, Phase 2, with L. W. Dailey, 
Inc., in connection with the Board 
of Public Works. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 


THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order #1, Res. #5976-83 - Hanna- 


Creighton VIII, Phase 2, with L. W. Dailey, Inc., in connection 


with the Board of Public Works for: 


The old signal wires are located 6" off the 
back of the curb. There is no way to remove 
the old curb without cutting the signal line 
and this old curbs needs to be removed to 
complete the project. In addition, the old 
signal line has four splices which is a 
potential for trouble; 

involving a total cost of Nine Thousand Seven Hundred and No/100 
Dollars ($9,700.00), all as more particularly set forth in the 
specifications, and which is on file with the Office of the Board 
of Public Works, and is by reference incorporated herein, made a 
part hereof, and is hereby in all things ratified, confirmed and 
approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 









Read the flip 
seconded by 


^''time.in full and on motiory! _ _ 

, and dulvadoptea", read 




by title and referred to the Committee 


fie second time 

_ _ ___(and\the City 

Plan Commission for recommendation) and P ublic Hearin g to be held a£ter 
due legal notice, at the Council Chambers^ City-Coun±^~~Birii d - ing -T~~Tort Wayne, 
Indiana, on_ _ __, the_day of 


19 


at 


o'clpck 




c 


Lpck \ p / .M. ,E.S.T. 


Read the third t^ 
seconded bv_ 
passage. 


TOTAL VOTES 

BRADBURY 
BURNS 
- EISBART 
GiaQUINTA 

SCHMIDT 

SCHOMBURG 

SCRUGGS 

STIER 


in full and on motion by 


CITY ^LERK 


' by the following vote: 

NAYS ABSTAINED 


and duly adopted^ placed on its 


TALARICO 






)j 




~j£ - - 

- CITY CL^RK 


Passed and adopted by the Common Council of the City of Fort Wayne, 

Indiana, as (&9NP N 6-- MAP) - (GENERAL) -{ANNEXATION) (SP/CIAL) 

CKBSBOSBIAjEION) ORDINANCE (RE SOLUTION NO _ 

on the __day of_ 


(SPECIAL) 




ATTEST: 




'=r£^LjS. 


CLERK 


(SEAT)--. 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 
_day of _, 19 _, at the hour of 








Approved and signed by me this _[i>l^\__day of 

19_ at the hour of_^_o’clock *P .M. ,E.S.T. 


CITY CLERK 




WIN MOSES, JR. 


kL. 


MAYOR 














































































CHAN3I 0?.C=?. 

henge Order'No. #1 _. 

roject No- ___ 

ar.e of Project Hanna-Creighto n VIII- 

0 . L. W. Dailey. Inc. . _ 

(Contractor) 



73-IS 

/ C ($>YS5 

Resolution No. 5976-83 _ 

Board Order No. i5A-8? 

Date Sept. 13. 1983 


• ou are hereby requested to comply with the following changes from the contract plans and 
ipecifications: 


i2r 


Quantity 


Description of Change 

Material 


m Tren ^ *- n-netpll 2" flal ■ si-eel ■ 


cable approx. 950 L.F 


(2) Furnish & install 2 handhol 


(3) Furn 


1200 L,,i 


of .10 conductor - 16 Ga. AWG signal 


Unit Price 


Q.7nn.nn 


Change in Contract .Price 


Decrease 


Increase 


9.700.00 


fAl Pugh rond nit- n ndpr twn .j 


■s tins - 


(51 New hook-up by Signal Dept. 


X 


ictsl Decrease 
Total Increase 
Net (^SsooeacsaO (Increase) Connracr Price 


9,700.00 


9.700.00 


- l Q 7nn nn is hereby (added to) the total contract 

^0.7 ^ final*contrac t~p g lc> shall he adjusted as follows: 

98.661.23 


Original Contract Price _ , f- 

Current Contract Price Adjusted by.Previous Cnange Order S- 

Contract Price Including this Change Orner S-10 8,361.25 , 


-j j - , lQt : nn i n the contract for this project is (jaxicfeangadc) (increased, 

7 ^°tv 7 Calendar days due to this Change Order. The date for completion 

nt to the contract and all provisions or c;s -n-acu shall apply aer- o 




ded by: 

Accepted by: L . ^ ey. 

Approved by: 

Approved by: c, ^ 


(Chief Street Er.oir.eer) Date 






e steel by:\^ 


JktSLj 


- Tr ^-r . 

Z/(u7 V; /fflUM^fcontractor) Date _ 9 - IXjj jl- 

(Q.vner) Date / d — t ^— ^.1— 


its 



_6X 











































































Change Order No. 1 _ 

. ' Resolution No- . 5976-83 _ 

Board Order No. 154-82 _ 

REQUEST P.ND JUSTIFICATION FOR. CHANGE 

jj= C o SS -?ty for change- Tlie signal wires are located 6" off the back of the curb. There 
is no way to remove the old curb without cutting the signal line and this old curb needs to 
be removed to complete the project. In addition, the old signal line has four splices which 
is a potential for trouble in the trouble. 


Will proposed change alter size of the project? Y( 
If yes, explain: ___ 


Affect on operation and maintenance cost of this project: A new signal line will 

require less maintenance by Traffic Engineering. 

- 


































S-83-11-13T 


REPORT OF THE COMMITTEE ON 


WE, YOUR COMMITTEE ON 


TO WHOM WAS REFERRED AN 


ORDINANCE approving change Order #1, Res. #5976-83 - Hanna-Creighton 
VIII, Phase 2, with L.W. Dailey,.Inc., in connection with the Board 
of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 





























Acimn. Appr. 

. TITLE OF ORDINANCE—Change Order #1, Res. £5976-83 -"Hanna-C r^i^hton VIII~^ 

department requesting ordinance_jboard of public works 3 

SYNOPSIS OF ORDINANCE _The old sig n^vTrlT^^ th*> 

--Th ere is no way to remove the old curb without cutting the 


—signal l ine and this old curbs needs tobr ~^oved~t^~^inpiete thT~~ 
^project. In addition, the old^i^ia l limThas fo^ splices which is 

a potentia l for trouble " " 1 --- 

L. W. Dailey, Inc. , Contractor . . . . _ ~ ' ™ 


EFFECT OF PASSAGE-ft new signal line will require less maintenance by Trafii^ 

■ _ - ~ ' ' ---Engineer 


EFFECT OF NON-PASSAGE 


money involved (direct costs, expenditure, savings) $9,7oo.oo 


ASSIGNED TO COMMITTEE 












































































































